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Message Text 


UNCLASSIFIED 

PAGE 01 BRASIL 07203 231521Z 
42 

ACTION FBO-01 

INFO OCT-01 ARA-10 ISO-OO /012W 

054885 

R 231400Z OCT 73 
FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC 0139 

UNCLAS BRASILIA 7203 

FOR FBO FROM CUSICK 

E.O. 11652: N/A 
TAGS: ABLD, BR 

SUBJECT: EXPENDITURE LIMITATION 

IN COMPLIANCE WITH REFERENCED MESSAGE THE FOLLOWING DATA IS 
SUBMITTED BASED UPON FUNDS ALLOTED TO DATE: 

PROPERTY NO. PROJECT UNLIQUIDATED ESTIMATE EXPENDITURES BY 
BALANCE FISCAL YEAR 
FY 74 FY75 FY76 

61106-B OBX 2,075,745 1,027,800 819,000 228,945 

VARIOUS 8SORS 466,568 358,390 108,178 - 

ADDITIONALLY, FUNDS THAT HAVE BEEN SET ASIDE FOR COMPLETION COSTS 
AND APPROVED CHANGE ORDERS AMOUNT TO THE FOLLOWING: 

PROPERTY NO. PROJECT ESTIMATE EXPENDITURE BY 
FISCAL YEAR 
1974 1975 1976 

61106-B OBX 217,400 190,000 92,000 

VARIOUS 8 SORS 95,692 52,480 - 

FORESEEABLE ADDITIONAL FUNDS FOR SUCH WORK AT THE OBX SHOULD 
BE PROJECTED TO INCLUDE A MARINE HOUSE, RELOCATED MAINTENANCE 
FACILITIES, WAREHOUSING, AND RECREATIONAL FACILITIES. FOR THE 
SORS, FUNDS WILL BE REQUIRED FOR ADDITIONAL LANDSCAPING. THESE 
FUNDS MAY BE ANTICIPATED TO BE EXPENDED TO COMMENCE DURING FY 
1975 AND CONTINUE THRU FY 1076 AND 1977. 

CRIMMINS 

UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 OCT 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973BRASIL07203 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BRASILIA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731016/aaaaalqt.tel 

Line Count: 51 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: smithrj 
Review Comment: n/a 
Review Content Flags: 

Review Date: 28 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <28-Dec-2001 by elbezefj>; APPROVED <14 MAR 2002 by smithrj> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EXPENDITURE LIMITATION 
TAGS: ABLD, BR 
To: SECSTATE WASHDC 
Type: TE 
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